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Chief, Planning and Boview Staff, can 3-9 September 19 ' 


Chief, Ixkdustri&l Division, DRR 


Status of industrial Qiviaitn Projects 
REF: Memorandum, Chief, St/PR to Chief, B/l, 15 September 1956 


Ito state* and estimated dates of certain D/l projects are as f sllowa: 

v l. 30.1535, "InduatrliJ. Capital Urrestasnt la Ce«sunist ( 

0[ china." this project has teen wlswd tor the Br e a ch Chief. c,t! r.j> ' 
gi irin recce— Mad, by aienorvindii a , the canc e l latio n of this a 

project because its quality does not Justify publication . 

\/'z, 30.1805, "Soviet Military Expenditures through 1963" 

(SIS 11-4*58) alaos t completed in draft fora. Will be forwarded a K 
to OKU shortly and trill meat the QBE! due date. 

/ 32 . 600 , "Motor Vehicle Industry of the USSR." This 
project which is intended to he published as a Research Aid has ^ 
fast been coordinated with 5t/FM, CBW in draft fora. Being 
raised for dmaicm! revtiv. Becaanend extendi n g 3t/m due 
date to 1 Deceriaer. ^ 

V^k* 32.2120, '*Hocent Developments in the Trade of Motor 
ftobtf.’itwi and Bractora." Bee being typed for division review, 

Boconend exteal log 3t/FR date to 1 lowaber. 3 A/r»^ 

. / 5 . 34 . 894 , “Pricing ef Coital Goods in the US$1." Br»f-, 

review by the Branch Chief will begin 22 September, asecassend £ )L 
extending St/l« due date tc 1 Beceeher. */ 

\/ 6 . 34 . 1558 , "froduction of Cheaiasl Squipaaent in the tffiffit." 
project has undargoac division review and is in the branch 
for revi si o n and Ineorpora* ion of new aaterial. Recoaaend ertondirg « 
St/Ht due date to 1 Tteveubtr. 3 a/o'-' 

v s 7 . 34.1931, "iroductioa of Chemical Equipment in Czechoslo- 

vakia." Has been reviewed in division and final typing is underway. 

^ Bxpect to nubcdt to 3t/fft 30 September. 

y 8 . 35 , 1559 , Thible-ttdler Ratios for Shipbuilding, USSR." 

/-> 7 ^-t« project is undergoing division review and major rev is lone 

^ m likely. An estimated tlate for coaplction ia asid-Deceatoer. 
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9- 36.900, "Electrotechnical Industry - Production Estiaates." 
Ihis project 1 b intended to be a branch methodology rather than 
production estimates. Catcellation Is requeeted. ■- 

^ 10. 36.1556, "JELectirn Tube Industry in the USSR." Typing is 
nearly completed for division review. Raocsanend extending 6t (<■ 
due date to 31 October, v 

'/ll. 36.1935, "Trends is Electronics Industry of the USSR." A 

draft has bees completed end final typing is underway for division 
review. Reeewend extending 3t/Hl due date to 15 Koveober. 

A r l A/<M, 

V 12. 36.2065, "Trends in Electronics Industry of C oataiai s > 
<2ilna.* ale projsot Is in partial draft form. Branch Chief 
expects a completed draft by 1 October. Recommend eytamfli ng S^/VR 
due date to 1 December. 
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v 13. 36.2081, Reorganisation of Soviet Electronics Iotesury. 1 
Sting revised as the result of coordination with b/a. Recoeamd 
extending St/pa due date to 31 Deceatoer. t/ 

V lU. 37.2083, "Collection of Pl anning Data on Soviet Ouidtfd 
Missile Program.** ifearing completion. Recommend extending St-./pR 
due date to December 1958, 5 \ Dt-C> 
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37 *2099, "Guided iis&ile Collection RequircKerits , f< 1 reject 
eaaipleted on 15 Juan by 03I-CRR and published, 

^ 16. 37.2122, "Status Report on Soviet Guided Missile t^t ^hf r ^ 
Sites." Phase I of this paper is template. Completion of the whole 
project, expected in late October , in delayed due to a special , , 
assignment of analyst away from leadquarters . 

/ f v , •■» '• 

'•A 17 » 3 7 .2123, "Production of Ballistic Missiles at the 
BHEPROFBTIK)V8K Autoeot ive Plant (DAii)." Branch review is proceediiig 
of a completed draft, Reauajnend extending St/pR due date to 
Deceaibar 1958. « 
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